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BILL NO. S-77-07- 


SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving purchase orders 
for materials for various projects with¬ 
in the National Highway Safety "Safety 
Village". 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That the contract dated June 29, 1977, 
between the City of Fort Wayne, by and through its Mayor and the 
Police Department and Arrow Fence Company, Inc., for: 

Material and Labor for Chain Link Fence and Gates 

per specifications for Safety Village. 

$5,098.77 

for a total cost of $5,098.77, which is made available to the City 
of Fort Wayne through the $50,000.00 National Highway Safety 
Grant, all as more particularly set forth on Civil City Purchase 
Order No. 4-00842E, which is on file in the Office of the Depart¬ 
ment of- Purchasing and is by reference incorporated herein, made 
a part hereof and is hereby in all things ratified, confirmed and 
approved. 

SECTION 2. That the contract dated June 29, 1977, 
between the City of Fort Wayne, by and through its Mayor and the 
Police Department and Wayne Asphalt & Construction Company, for: 

Asphalt Surface Curbs, and Drainage for Safety 

Village per Specifications 


$28,177.50 

for a total cost of $28,177.50, which is made available to the City 
of Fort Wayne through the $50,000.00 National Highway Safety 
Grant, all as more particularly set forth on Civil City Purchase 
Order No. 4-00843E, which is on file in the Office of the Depart¬ 
ment of Purchasing and is by reference incorporated herein, made 
a part hereof and is hereby in all things ratified, confirmed and 
approved. 


AfiP LEGALITY 
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SECTION 3. That the contract dated June 29, 1977, 


between the City of Fort Wayne, by and through its Mayor and the 

Police Department and Schmidt Electric, Inc., for: 

Materials for Traffic Signal Lights per 
Specifications for Safety Village. Items 
1 thru 24. $11,204.20 

for a total cost of $11,204.20, which is made available to the 
City of Fort Wayne through the $50,000.00 National Highway Safety 
Grant, all as more particularly set forth on Civil City Purchase 
Order No. 4-00844E, which is on file in the Office of the Depart¬ 
ment of Purchasing and is by reference incorporated herein, made 
a part hereof and is hereby in all things ratified, confirmed and 
approved. 

SECTION 4. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 


iSLUG t 

Councilman 






Read the first time in full and on motion by_ '"'Tl'’ seconded by 

_. and duly adopted, read the second time by title and referred to the 

Committee on_ _C an d the Ci ty ^ 4aR-Cemmi&sion for 


recominendatioa^-and PubTIc~Hearing to be held after due leg^Taofterer^t-the-Council Chambers, 
City-G oun t y -GtriidtTTg, Fort Wayne, Indiana, on 
of 


Tthe— 


day 


, 19_, at 


o'clock 


MT7E7STT. 


DATE: _ 2-Y±- 7 ,7 

CITY CLERK 


Read the third time in full and on motion by 


seconded by 


PASSED frfiQgT) by the followii 

AYES 

TOTAL VOTES 

f 

BURNS 


HINGA 


HUNTER 

c/ 

MOSES 


NUCKOLS 


SCHMIDT, D. 


SCHMIDT. V. 


STIER 


TALARICO 

l^ 

DATE: 

-7-^6- 7 7 


, and duly adopted, placed on its passage. 


ABSTAINED 


ABSENT TO-WIT: 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
(ZONING MAP)-{GENERAL}- -(ANNEXATION) (SPECIAL) (APPROPRIATION,)- ORDINANCE 

on the CV& day of _, 19.Z.7 


(RESOLUTIONJ.' No } '*7 *7 

M 



ATTEST: (SEAL) 


PRESIDING OFFICER 


day of 


CITY CLERK 

• 4v c > / 

Presented by pie to the Mayor of the City of Fort Wayne, Indiana, on the &P 
, V&2_2 at the hour of , (hi) j p'clocl 


7- 



_M. .E.S.T. 


CITY CLERK 

Approved and signed by me this ^ SJ HI d ay of 
at the hour of o 'clock_ M- • ,^.S \JT 





P/TAYOR 



































































































Bill No, 


S-77-07-15 




We, 


- REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

your Committee on PUBLIC WORKS to whom was referred an Ordinance 

_ approving'purchase orders for materials for various projects within the. 

National Highway Safety "Safety Village" 


have had said Ordinance under consideration and beg leave to report back to the Common 
































Memorandum 


To L - 

E. Stolte 

Dal# June 30, 1977 

From A' 

, C. Lord 


Subiect 

Safety Village Project (Police Department) 



COPIES TO: 

K.E.Buckmaster 
A.N.Hepler 
T. Rody 
W.G.Schnizer 


in line with our 6-28-77 discussion concerning federally funded purchases 
for the Police Department exceeding $4000.00, it is understood that these 
require Common Council approval. Accordingly, I have attached the essential 
documents relating to construction of the Safety Village project and under¬ 
stand that you will take the necessary action to present this matter for 
Council approval'. 

Attached are the following documents: 


Purchase Orders-and Requisitions 


A. 

Purchase Order No. 4-00842E 
Fencing - Arrow Fence 

with Requisition No. 

204, 

Bid No. 787 
$5,098.77 

B. 

Purchase Order No. 4-00843E with Requisition No. 
Bid No. 788 - Asphalt Surface - Wayne Asphalt 

221, 

28,177.50 

C. 

Purchase Order No. 4-00844E 
Bid No. 789 - Traffic Signal 
Schmidt Electric Company 

with Requisition No.. 184, 
Lights (Materials Only, 

11,204.20 




44,480,47 


2. Bidder's Offerings (Invitation To Bid) 

A. Fencing - CSears Roebuck - Not Accepted) 


- Fen-Guard Corporation 6,935.00 

- R & C Fence Company 5,770.00 

- Arrow Fence Company 5,098.77 

B. Asphalt - Hipskind, Inc. 29,505.00 

- Wayne Asphalt 28,177.50 

-Reith-Riley 31,451.70 


C. Traffic Signal Lights (Material) 

- T W Communications Corporation (New York) 

This Company's offering (Invitation) was 
incomplete - unsigned. Thus, it was dis¬ 
qualified. They were offering only 7 out 
of 24 required items. 

- Clifford of Vermont (Vermont) - This Company 
offered only 7 items our of 24 required. 

Although their offering was low the stria I I 
savings do not warrant splitting the order 
together with consideration of added freight 
charges from Vermont. 

- T & F Construction (Fort Wayne) - Offered 

full Iist of required materiaI 11,378.00 

- Schmidt Electric (Fort Wayne) - Offered 

full Iist of required material 11,204.20 

3. Tabulation of Valid Bids. 















Page #2 

Memorandum to L. E. Stolte - Subject: Safety Village Project (Police Department) 


Purchasing Department understands now that timing of approval is critical 
in that asphalt paving cannot be scheduled later than 8-15-77, and the 
contractor requires adequate time to plan the job. Anything you can do 
to expedite approval will be appreciated. 



ACL/gb 


Tabulation of Bid 

Bid Reference No. 788 

Closinq Da+e .lime 7 r 1077 

Asphalt Surface Curbs and Drainage | 
for Safety Vi 1lage 

i 

! 


Hipskind Asphalt Corporation 

6525 Ardmore Avenue 

Fort Wayne, Indiana 46809 . 
xMir/romp. 

A/A- -o/O F,Le. AFt>/ Cc/ r,p 

SCS-. ^ 

J) Af 9&STW 0 fc** 4,0 

/>/. thO- eo 

Gu j- m* 0 ° ° 

/Q * o t> o o 

5*3 ■ ^ e/Y~C> ■ f o 

© * ° °' ‘ ” 


Dailey Asphalt Products Company 

1034 Oakland Street 

Fort Wayne, Indiana 46808 

■.. 

| 

1 


Wayne Asphalt & Construction Co.Inc 
6600 Ardmore Avenue 

1 Fort Wayne, Indiana 46809 

£ /V UlT/cv*, p 4P6/C..»tr 

! 

2 ■? / 7 7. 5— j 

^ 3o?, iTa 87S. ~\ 

~ a -—-i 

S JT s~° °• 

3 s7° ■ ~Z 

"5) , A. SO.— 1 

Jj>_ ZS?JZ __j 


Brooks Construction Company, Inc. 
1123 Barthold Street 

Fort Wayne, Indiana 46808 

”1 

] 

i 

i 



Reith-Riley Construction, Inc. 

2511 North County Line Road 
Huntertown, Indiana 46748 
j,a/ uij/’i*'* p- — 

Jt/ft - 6A) P/^e SoK.eTfA*«JL _ 

T_5V, hs/. ^ 

7ZT~' 

SSL (,34 SO 

| 









' 

i • 

j 


































Tabulation of Bid 

Bid Reference No._78 

Closing Dat e June 7. 


J 222— 




’ ~ " ' QicJC Surelf 

Bears & Roebuck Company to^P/ 
Commercial Sales ' 

15702 South Clinton Street 
Fort Wayne, Indiana. 46806 
Itiiit/ Camp.- fiJEQ/Coj 
'B. ct Surery/Zot™ p- 
Fen-Guard Corporation 
4925 Avondale Drive 
Fort Wayne, Indiana 




46806 

Pi F0/c or,^ r 


Material and Labor for Installati 
of Chain Link Fence and Gates 


Cameron Fence Company 
14130 Zubrick Road 
Roanoke, Indiana 46783 


LI. S. Steel Supply 
i;/o Michael J. Dillon 
436 North Michigan Avenue 
South Bend, Indiana 46624 


. ^Pavu tL-v- o ? 

R & C Fence 

1207 Roosevelt Drive 

Fort Wayne, Indiana 

//FD/Con^p. 

Arrow Fence Corporation d.k. <t S3f3 
318 Edgewood Avenue 
( r ort Wayne, Indiana 46805 
j*ni/>'f/ciirtip fi'FD/c-er* p . 

I /fi ,-pji. JEjAl. _a. 


No-t fit 


L f 


fheel 


L c 13£. oo 


OG 



H 1 H Fence Company 
5703 Decatur Road 
Fort Wayne, Indiana 

3leave Construction Company 
208 West Fleming Avenue 
Fort'Wayne, Indiana 


O V5 ^ 


f^wJU.reS IVsCarreot 

^^«vteuJ4oL LLuf-Vv 

T>.f£ PeV. lie 

C -f S £2 a. Y' S 

Pe.vs c ^ M 8^ I S. Oo 

Gaffi '»H2.00 

S J-.Go-te. 3oo.oo 

Wif[ 2£,,eAL~ 


r e ^c^056.^5" 
G-ate if. OO 

S £-Gat*. \ ‘bo.oo 

TAs4txUv /} tt *55 _l,gi 3- o& 

Jsnno.oo 


rt 


u. 


Fe^e. *3,131.71 \ 

at. V.d. 13*. OO \ 

fOO ; 

sShll^AcceiS .. _ *7 7«7. j 

■fsMLv~\ 






























, Tabulation of Bid: 

Bid Reference No.: 789 

Closina Date June 7. 1977 

Graybar Electric Co. 
5425 Distribution Dr. 
Fort Wayne, Indiana 
46825 

<*** nisi 

Clifford of Vermont 
P.0. Box 51 

Bethel, Vermont 

05032 l9 -£' : 

-£ N v i\/c < rvP 
fi/n #7 r fie nab 

B.^soecrf 

TW Communication Crop. 
122 Cutter Mill Road 
Great Neck, New York 
021 ***£*# 
A/fi - /»* *v» 3 — e-t 

National Ml 11 Suppl 
5501 Distribution D 
Fort Wayne, Indiana 
46825 

Item #\ One (1) Solid State Fixed 

Time Controller with 

Cabinet 



\ 


Item #2 Seven (7) One Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 



\ / 


Item #3 Three (3) Two Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 



v / 


Item #4 Eight (8) 9" Incandescent 
"Walk - Don’t Walk" 

Pedestrian Signal 


\ 

| 

V 


Item #5 Eiqht (8) Solid State Two 
Circuit Flasher Unit and 
Cabinet 


1 

■ | 

~A 


Item #6 Four C4) One Section Traffic 
Signal 8" Red 



/ \ 


Item #7 Two (2) 8’ Rail Road Crossing 

Pedestral and Foundation 



/ V 


Item #8 Two (2) 15' Siqnal Mast Arm 

with Shaft and Foundation 



/ \ 










































Tui'i:Iption of Did: 

*„>id Reteronce No.: 789 

Ciosinq Dote June 7. 1977 

Elliott Equipment Co. 
2831 North Catherwooc 
Indianapolis, Indiana 
46219 

Crescent Electric Su. 
1 P. 0. Box 235 

1 Indianapolis, Indiana 
46250 

Bell & Gustus, Inc. 
570 Oak Ridge Way 
Greenwood, Indiana 
46142 

Preferred Products 
3205 Devereaux Drive 
Indianapolis, Indiana 
46208 

H\ One (1) Solid State Fixed 
Time Controller with 

Cabinet 





i;2 Seven (7) One Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 





#3 Three (3) Two Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 





#4 Eight (8) 9" Incandescent 
"Wa 1 k - Don/1 Wa 1 k" 

Pedestrian Signal 





#5 Eight (8) Solid State Two 
Circuit Flasher Unit and 
Cabinet 





16 Four (.4) One Section Traffic 
Signal 8" Red 





in Two (2) 8' Rail Road Crossing 
.Pedestral and Foundation 





ii 8 Two (2) 15’ Signal Mast Arm 

with Shaft and Foundation 

































Tabulation of Bid: 

Bid Reference No.: 789 

Closinq'Date June 7. 1977 

T & F Construction Co. 
3333 Engle Road 

Fort Wayne, Indiana 
46809 

ft- 'a caJ * 

A11 Phase Electric Co 
4920 Lima Road 
! Fort Wayne, Indiana 
46808 

3 A /ntp ~T 
pLixr&Z' 

A 'n ^ok) ?,<.£ Co»>a 


Item #1 One (1) Solid State Fixed 

Time Controller with 

Cabinet 

I 



■— 


Item #2 Seven (7) One Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 

^ 6 3?. ° c 


- 


Item #3 Three (3) Two Way Three 
Section Traffic Signal 

8" Red, 8" Amber, 8" Green 

* C X — 


%'ot.ZZ 


Item #4 Eight (8) 9" Incandescent 
"Walk - Don't Walk" 

Pedestrian Signal 

f ?/i> i - 


*2?3. - 


Item #5 Eight (8) Solid State Two 
Circuit Flasher Unit and 
Cabinet 

^ /24°- — 




Item #6 Four C4) One Section Traffic 
• Signal 8" Red 

^/ JL ’-f. 


tsZ7. 


Item #1 Two (2) 8' Rail Road Crossing 
Pedestrai and Foundation 

t *_cfo. 


Ktye.* 


Item #8 Two (2) 15' Signal Mast Arm 

with Shaft and Foundation 



*s/s. * 

! 









































Tabulation of Bid: 

Bid Reference No.: 789 

Closinq Date June 7, 1977 

Graybar Electric Co. 
5425 Distribution Dr. 
Fort Wayne, Indiana 
| 46825 

Clifford of Vermont 
j P. 0. Box 51 

1 Bethel, Vermont 

05032 

' TW Communications Cor 
| 122 Cutter'Mi 11 Road 
j Great Neck, New York 
11021 

p.National Mi 1! Supply 
! 5501 Distribution Dr. 
i Fort Wayne, Indiana 
46825 

tem #9 Two (2) 12' Signal Mast Arm 
with Shaft and Foundation 





tem #10 Two (2) 10’ Siqnal Mast Ann 
with Shaft and Foundation 



\ 


tem #11 One (1) 8* Siqnal Mast Arm 
with Shaft and Foundation 



\ / 


tem #12 350 Ft. 2" Ridiq Steel 

Conduit 



x 


tem #13 100 Ft. 2c/8 Siqnal Cable 



/\ 


tem #14 300 Ft. 2c/10 Siqnal Cable 



/ ■ \ 


tem #15 150 Ft. 3c/14 Siqnal Cable 


,, <r°/ 

/£V 7'^^ 

/ \ 


tern #16 350 Ft. 4c/14 Siqnal Cable 



l 









































Tabu lotion of Bid: 

’Bid Reference Mo.: 789 

Ciosina Date June 7, 1977 

El 1iott Equipment 

2831 No.Catherwood Ave 
i 1ndianapolis, Indiana 
46219 

j . 

1 Crescent Electric 
! P. 0. Box 235 

Indianapolis, Indiana 
46250 

Bell & Gustus, Inc. 
570 Oak Ridge Way 
Greenwood, Indiana 
46142 

! 

j Preferred Products 
! 3205 Devereaux Drive 

1 Indianapolis, Indiana 
46208 

#9 Two (2) 12' Signal Mast Arm 
with Shaft and Foundation 





i #10 Two (2) 10' Signal Mast Arm 
with Shaft and Foundation 





; #11 One (1)8' Signal Mast Arm 
with Shaft and Foundation 



• » 

| 

: #12 350 Ft. 2" Ridig Steel 

Conduit 





i #13 100 Ft. 2c/8 Signal Cable 




' 

#14 300 Ft. 2c/10 Signal Cable 




1 

#15 150 Ft. 3c/14 Signal Cable 





#16 350 Ft. 4c/14 Signal Cable 


'*• 







































Tabulation of Bid: 

B’id Reference No.: 789 

Closino Date June 7, 1977 

T & F Construction 

3333 Engle Road 

Fort Wayne, Indiana 
46809 

1 All Phase Electric Cc 
4920 Lima Road 

Fort Wayne, Indiana 
46808 

• J7 Q fa o “T 

(f c r/l/d- 


in #9 Two (2) 12' Signal Mast Arm 
with Shaft and Foundation 



t 79 s. °° 


in #10 Two (2) 10’ Signal Mast Ann 
with Shaft and Foundation 

,^ 7 zo:° 


Fy eo. g J- 

- •: 

in #11 One (1) 8' Signal Mast Arm 
with Shaft and Foundation 

T Jj-a. OS- 


* 3 4 ^ 

' 1 

in #12 350 Ft. 2" Ridig Steel 

Conduit 

— 

i 

1 

9 j? qs. if 


in #13 100 Ft. 2c/8 Signal Cable 

V- - 

1 

y* ^ 

' I 

in #14 300 Ft. 2c/10 Signal Cable 




' 

n #15 150 Ft. 3c/14 Signal Cable 

Tjj e z- 


*ss. ‘ r 


in #16 350 Ft. 4c/14 Signal Cable 

9 


' */0L ** 








































Tabulation of Bid: 

Bid Reference No.: 789 

Closinq Date June 7, 1977 

Graybar Electric Co. 
5425 Distribution Dr. 
Fort Wayne, Indiana 
46825 

Clifford of Vermont 

P. 0. Box 51 

Bethel, Vermont 

05032 

1 TV Communication Corp 
122 Cutter Mill Road 
Great Neck, New York 
11021 

. Nationa1 Mi 11 Supply 
5501 Distribution Dr. 
Fort Wayne, Indiana 
46825 

am #17 150 Ft. 7c/14 Siqnal Cable 


^ fto ° 'ft 

\ 


am #18 50 Ft. 9c/14 Siqnal Cable 



\ / 


am #19 125 Ft. 12c/14 Siqnal Cable 


^ /// a o <y/, 

-ToT+l - rr 

V / 

| 

am #20 One (.1) Entrance Switch and 
Service 



Y 


am #21 Three (3) Mid Mast Mountinq 
Assembly 



/ \ 


am #22 Miscellaneous Hardware 



/ \ 


am #23 Eiqht (8) Double Hub and 

Pole Plate and Pipe Arm 



/ \ 


am #24 Seven (7) Mast End Mountinq 
Kits 



: 







































Tabulation of Bid: 

* Bid reference No.: 789 

Closina Date June 1, 1977 

111iott Eguipment Co. 
2831 No.Catherwood Ave. 
Indianapolis, Indiana 
46219 

Crescent Electric 

P. 0. Box 235 

Indianapolis, Indiana 
46250 

Bell & Gustus, Inc. 

570 Oak Ridge Way 
Greenwood, Indiana 
46142 

1 

[Preferred Products 
3205 Devereaux Drive 
Indianapolis, Indian; 
46208 

am #17 150 Ft. 7c/14 Signal Cable 





am #18 50 Ft. 9c/14 Signal Cable 





am #19 125 Ft. 12c/14 Signal Cable 


- 



am #20 One (1) Entrance Switch and 
Service 





em #21 Three C3) Mid Mast Mounting 
Assembly 





em #22 Miscellaneous Hardware 





em #23 Eiqht (8) Double Hub and 

Pole Plate and Pipe Arm 





em #24 Seven (7) Mast End Mounting 
Kits 














































.Tabulation of Bid: 

' Bid Reference No.: 789 

Ciosinq Date June 7. 1977 

T & F Construction Co. 
3333 Engle Road 

Fort Wayne, Indiana 
46809 

- i 

A11 Phase Electric Co. 
4920 Lima Road 

Fort Wayne, Indiana 
46808 

S s h m / p~T 

EkZcT&'Z 


tem #17 150 Ft. 7c/14 Signal Cable 

h/- ^ 




tem #18 50 Ft. 9c/14 Signal Cable 

V °S- 

S' 0- 




tem #19 125 Ft. 12c/14 Signal Cable 

r Z 7.° d 




tem #20 One (.1) Entrance Switch and 
Service , 



\ 

I 

| 

i ^ 

1 0 

i 


tem #21 Three C3) Mid Mast Mounting 
Assembly 

* l 


! t/ff. *2 

• 


tem #22 Miscellaneous Hardware 

0 — 


*ZX<T. °° 


+ m #23 Eight (8) Double Hub and 

Pole Plate and Pipe Arm 

■ °° 


* Air. 


tem #24 Seven (7) Mast End Mounting 
Kits 

<x.f <j p ii 


y ^ 2 * 

/3 > ^ 


*' // ! >/ 2 














































APPROVED 


E STATE BOARD 


CITY OF FORT WAYNE 

*»««' iY«. '." DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 470 

FORT WAYNE, INDIANA 46802 
MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 

-Eo rt - -W ay n e- P -oI ice De partm e nt - 

2nd Floor - City County Building 
-One Main Street - Fort Wayna,—Indiana 


Arrow Fence Company, Inc. 
318 Edgewood Avenue 
Fort Wayne, Indiana 46805 


1 


DELIVER T0> 


City of Fort Wayne Traffic Engineering 

1730 South Lafayette Street 
Fort Wayne, Indiana 46803 


CASH DISCOUNT TERMS_% IF PAID WITH 

ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. 


R DISCOUNT SHOWN BELOW) 


JRCHASE ORDER NUMBER 

4 - 00842e 

June 29, 1977 
204 


APPROPRIATION 
AND FUND 
NUMBER 


,Fed. Grant Nat. Hwy. 
r18-76-361G Task 2 
Project 2 St. 314 


MATERIALS, SUPPLIES OR SERVICES 


TAX EXEMPT (UNLESS OTHERWISE INDICATED) 




Material and Labor for Chain Link Fence and Gates 
per Specifications for Safety Village. 

Delivery 30 Days A.R.0. 


5098.77 


Bid Reference No. 787 



SUBJECT TO COUNCILMANIC APPROVAL 


E^V^p-NO. 


I HEREBY CERTI 
ERED BY UNENCUMBERED BAL> 
EXPENDITURE THEREFOR HAS 


ACL/gb 

ABOVE PURCHASE IS FULLY COV- 


FILE IN THIS O 


Per, 





































•ink copy to- Dept, of 
Purchases (Original) 

Yellow copy for 
Dept, of origin file 

Board, Commission, or Dept. 
TO BE CHARGED 


CITY OF FORT WAYNE 

REQUISITION FOR MATERIALS, SUPPLIES AND SERVICES 

Fort Wayne Police Department 


p Q ^ 

Assigned /J= - 


Address 


2nd. Floor, City-County Bldg., Ft. Wayne, Ind. 46802 


tor in DP I - 1971 


Req. No. 201; 


Required for delivery to: 
Department or Division 


City of Ft. Wayne, Traffic Engineering 


~ “ ~~~ Z Z T j ZFund Fed.Grant Nat.Hwy 18-7b-$|^J&Ma««. 

1730 S. Lafayette St., Ft. Wayne, Ind. 46803 Appropriation No. Proj .2 St. 31»o. include m. $ 


Reo. Date 5/2/77 


For Additional 


NOTE USE A SEPARATE REQUISITION FOR ITEMS OBVIOUSLY 














































o 

r r»-| THE REYNOLDS Al 

W BUSINESS FORM! 


• o 

) REYNOLDS COMPANY 


o o 

;s D D tDp T «iv°ce.°© UN, SET 


ZZZ1 --■v.vi.rs CITY OF FORT WAYNE 

fort way nc ,««». DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 

ROOM 470 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 

Fort Wayne Police Department 

PURCHASE ORDER NUMBER 

4 - 00843e 

date June 29, 1977 

REF. NO. 

REQ. NO. 221 

2nd Floor - City County Building 

One Main Street - Fort Wavne. Indiana 

THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 

r 





INVOICE IN DUPLICATE. 


Wayne Asphalt & Construction Company 

6600 Ardmore Avenue 

THIS PURCHASE ORDER ISSUED BY: 

PD 

L 

Fort Wayne, 

ndlana 46809 

J 


DELIVER TO:- 

DEPARTMENT 

OR DIVISION 

City of Fort Wayne Traffic Engineering 

WANTED ^ 




1730 South Lafayette Street 





ADDRESS 

Fort Wayne, 

ndlana 46803 


APPROPRIATION ^ Fed. 

Grant Nat. Hwy. 


.r 



fr18-76-361G Task 2 

ACCEPTANCE OF 600DS OR PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 

Project 2 St 

. 314 


QUANTITY 

ORDERED 

UNIT 

MATERIALS, 

, SUPPLIES OR SERVICES 

UNIT 

PRICE 

AMOUNT 

COMPLIANCE WITH 
reouesteo E w Y ill A a E 
CORRESPONDENCE. 

NOTE 

l 

READ 

INSTRUCTIONS ON 

ORDER 

the contractor or 

VENDOR, BY ACCEPT- 

0REES TO THE GEN¬ 
ERAL CONDITIONS AND 
TERMS OF AGREEMENT 



TAX EXEMPT (unless otherwise indicated) 

Asphalt Surface Curbs, and Drainage for Safety 
Village per Specifications 

Bid Reference No. 788 


28,177.50 

UNLESS OTHERWISE 
NDICATED THE PRICES 
SHOWN INCLUDE ALL 



SUBJECT TO COUNCILMANIC APPROVAL 



neces P sary N to COM¬ 
PLETE DELIVERY TO 
DESTINATION speci¬ 
fied. 








unless otherwise 

INDICATED THE PRICES 
SHOWN DO NOT INCLUDE 

taxes of any kino. 

EXEMPTION BLANKS 
WILL BE FURNISHED 
WHEN NECESSARY. 

exemp. S certif. A no. 

34500 








IF THIS ORDER DOES 
QUOTATION 'KINDLY 



ACL/gb 





1 HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 

City Controller 

1 HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS ORDER 

IS AUTHORIZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON 
FILE IN THIS OFFICE. 

Director of Purchases 

Per 

Per 




































*ink copy to - Dept, of 
Purchasei (Original) 

Yellow copy for 
Dept, of origin file 
Board, Commission, or Dept. 
TO BE CHARGED 


CITY OF FORT WAYNE 

REQUISITION FOR MATERIALS, SUPPLIES AND SERVICES 


P.°. # ^ 

Assigned ' QO&'vS l 


teem DP 1 - 1971 


Fort Wayne Police Department 


Address 


2nd. Floor, City-County Bldg., Ft. Wayne, Ind. 46802 


Req. No. JjJL/ 


Required for delivery to: 
Deportment or Division 


For Additional 


City of Ft. Wayne, Tra ffic Engineering Date Wanted A-S.A.P _ Rea, Date 5/2/77 

— Fundl'ed. Lirant Nat.Hwy 

1730 S. Lafayette St., Ft. Wayne, Ind. 46803 Appropriation NoProj. 2 St. 31Aot including .t... $ 


Telephone No. 423-7628 


NOTE USE A SEPARATE REQUISITION FOR ITEMS OBVIOUSLY 
PURCHASED FROM SEPARATE SUPPLIERS. 


UANTITY 

UNIT 


ORIGINATING DEPT ESTIMATE 

FOR DEPARTMENT OF PURCHASES ONt 

COST 

TOTAL 

PRICE 

TOTAL 

DA 











^ee^teehed-^liee-t 5 — 








g P'g^" Safety Village Asptwll Sm facg-=. 








Curbs S Drainage, J P/L , 






/22. 


-2 —4 ---/-tF- * / ^- 






s^st. 








JLdoil 

AF, 







/ 

hS. 


/ 





1 . 

M/i* - 

-SulJAzUJv,,, ■ ■£— 







A, F. 







4L 

S4A 

-^----=-^ 1 r 







Purpose 


LICENSE NO. 




Source Re commended 


Last Order Placed With 


P.O.# 


GQ>Ov P"*- 

^ t~ 1^ ~dy *t -e-d. 7»^- 







✓ approved/ 


originating dept, head 


BOARD Of CONTROL -^COMMISSION — AGE NCY. INC. / T f 































































) THE REYNOLDS AND REYNOLDS COMPANY • DAYTON. OHIO 




kNY • DAYTON. OHIO n*-, u M I C F T 
STEMS □ EDP SERVICES *3) 


CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 470 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 

_ Fort Wayne Police Department _ 

2nd Floor - City County Building 

One Main Street - Fort Wayne, Indiana 


r 


DELIVER TO: - 

DEPARTMENT 


OR DIVISION_ 


SchmIdt Electric, Inc. 

5810 Illinois Road 

Fort Wayne, Indiana 46804 


City of Fort Traffic Engineering 


J 


1730 South Lafayette Street 

Fort Wayne, Indiana 46803 


H DISCOUNT TERMS_ 


-% IF PAID WITHIN_DAYS FROM DELIVERY 

ACCEPTANCE OF SOOOS OR PERFORMANCE OF SERVICES. [DEDUCTION FOR DISCOUNT SHOWN BELOk 


DATE 
REF. NO. 
REQ. NO. 


PURCHASE ORDER NUMBER 

4 - 00844 E 

June 29, 1977 
184 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY: 


.S, SUPPLIES OR SERVICES 


J18-76-361G Task 2 
-gpoioct 2 S t.. 314 


TAX EXEMPT (UNLESS OTHERWISE INDICATED) 


Materials for Traffic Signal Lights per Specific; 
for Safety Village. Items 1 thru 24. 


Per Bid Reference No. 789 


the contractor or 

VENDOR, BY ACCEPT. 
!NG THIS ORDER, A- 
GREES TO THE GEN¬ 
ERAL CONDITIONS ANO 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 


UNLESS OTHERWISE 
INDICATEOTHE PRICES 
SHOWN DO NOT INCLUDE 
TAXES OF ANY KIND. 

EXEMPTION BLANKS 
WIll BE FURNISHED 
WHEN NECESSARY. 






NOT^AGREE W 


SUBJECT TO COUNCILMANIC APPROVAL 


ACL/gb 


I HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 

ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 


I HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT THIS ORDER 
IS AUTHORIZED BY A PROPERLY EXECUTED AND APPROVED REQUISITION ON 
FILE IN THIS OFFICE. 

Director of Purchases 








































*ink copy to- Dept, of 
Purrhoses (Original) 

Yellow copy for 
Dept, of origin file 

Board, Commission, or Dept. 

TO BE CHARGED Fort Wayne Police Department 


CITY OF FORT WAY m 

REQUISITION FOR MATERIALS, SUPPLIES AND SERVICES 


P O. # 

Assigned / W Y \ 


Address 


2nd. Floor. City-Countv Bldg. Ft. Wayne, Ind. 46802 


Reg. No, /f / 


Required for delivery to: 
Department or Division 


City of Ft. Wayne, Traffic Engineering Dote Wanted A-S.A.P 


Rea. Date 


4/22/77 


1730 S. Lafayette St.. Ft. Wayne. Ind. 46803 


Funded. Grant Nat. HWy 18-/^^.,^ bol . 

Appropriation Nq/gasj^ , Proj . 2tot Eluding thi. n, q $ 


For Additional 


Telephone No .423-7628 


NOTE USE A SEPARATE REQUISITION FOR ITEMS OBVIOUSLY 


UANTITY 

UNIT 


ORIGINAIfNG DEPT ESTIMATE 

FOR DEPARTMEN1 

r Ol PURCHASES Ol 

COST 

TOTAL 

PRICE 

TOTAL 

D 











See= Attaehed= Sheets 








Specifications: =for =3aiet)4 -Vitlage =Sigoafi3at=k>n 
















♦Hid* •specifications for Safety Village. ^ V 






















































Purpose 

If for existina motor vehicle 

LICENSE NO 1 UNIT NO. 

S C- /\ J 1 ~ e! e civ: t ^ 

Source Recommended 

Sy/o J {?<>'* J r 

favt (A 3l y <( ■ a v* z~ } 

$ 

Last Order Placed With P.O.# 



BOARD OF CONTROt - COMMISSION-AGENCY. INC. 
















































CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 
Number One Main St., Ft. Wayne, Ind. 46802 
INVITATION 

CooUUou, ■uM*et to th. conditio** on th» rr/«r.< hereof. *r* r»qr.«itwl oa th. folio-wins li*t of 
KiUrUia. *uooil«^ «iuipn»*>t cx **rvtOM. for th. d«t>»r!».iit u mention* 1 ., -with delivery 
„ .Soyn Mw, ChK.Utlon» iholl Inclod. idl cW-u* for delivery, inciting. ere . Aodreo* 


PageJ 
II Ref. No- 


788 


7ZSTZ || Date May 12, 1971 

DEPARTMENT of PURCHASES I Date wanted 
Room 470 , Number One Main St.,Ft.Wayne, I nd. 46802 


•ian *ii m>u« *ad A.C. Lord - 423-7037 

eormpoodeM*. tU* to AtL c i 


REQUIRED FOR DELIVERY TO: 

otDmSSJ _Fort Wayne Pq l.i ce Department , _ 

2nd Floor -r City County Building 
Address One Main Street - Fort Wayne, India na-__- 

RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 

» 8H , Tuesday - J une •?, 1977 - 3:00. P,M, 


Federal Grant National 
Highway 18-76-361G 

Approjna&on No. P ^^^ 


TAX EXEMPT (Unless otherwise indicated) 


Material*, 3«p»U«». En«ln»««t arSarrltaa 


Asphalt Surface Curbs and Drainage for Safety Village per attached 
Specifications. 

The enclosed Non-Collusion Affidavit and Proposal and Bid Surety 
Form mu^t be properly executed and returned as part of ypur Bid. 


Each Bidder must submit a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be . 
completed in full, If not on file in E.E.0. Office. 

Specify Which: On F| le:_Attached:--- 


29,5 Q5.<X 


VHS cef 

Bid Bond rwjuirwi □ 0 - L 

Terma_ % cash discount if paid within 


__Performance Bond □ 

Sw. !n*ruetlo» It»n> No. 1» on r*r*rw b»i 


1003 


PROPOSAL OR BID 

on for bki* mna aunwei v> »H condition, ti 
jt ,H-of th* itm* or r*nd*r *uch «rrlt«* « 

errvs or completion of £ 

IMPORTANT iSy 


pit lt*oa Now on rwim ulu# h#r#of. . .. ( . 

.days from delivery and acceptance of goods or completion of services. 


mm, If thl* bid b* vJthln a 

!• Trlth th# .^pplytAJf Hi th* 


Cram from d*U oi «io*inf. to an/ Q* •tf'OX v# or - 

g^^r***^ 

—-j Blgn II*r 



HIPSKIND ASJ 

PE 

ALT CORPORATION 


7 

er.rtdmt. 


L 


J 


6$25 Ardmore Avenue 


Fort Vlayne, Indiana U68Q9 6-7"77 





























































Rejected_Date_19_as follows: 


Ky^yroC by St>*» Board of 
JeMOamta tor City c# fort W*yr». 1*X!1 


Page ff2, 


GENERAL CONDITIONS, INSTRUCTIONS 10 BIDDERS AND INFORMATION FOR BIDDERS 


1. SpccU) Condition!): Special condition* included in the Hid Document shall take precedence over any provision* stipulated hereunder. 

1. Applicable Lavs: The Revised statutes of the State of Indiana and all City ordinances insofar aa they apply to tha lawa of competitive bidding, 
contracts, and purchases, are made a part hereof. 

I. Workmen's Compensation: Insofar aa Workmen'* Compensation Act ls concerned, the bidder or contractor agree* to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing th t he v in compliance with such law, whenever such certificate* are required in the Bid 
Document. 

4. Infringement* and Indemnifications: The bidder. If awarded an order or contract, agrees to protect, defend, and sav- the City harmless against 
any demand for payment for tlie use of any patented material, process, article, or device that may enter into th* manufacture, construction, or 
form a part of the wo k covered by either < rder or CO t et and be further agTees to indemnify and save the City harmless from suit* or action* 
of every nature an . description brought against it, it - or on account of any injuries or damage* received or sustained by a party or parties, by or 
from any of the acte of the contractor. Ilia aerva.'.ts. or agent*. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance i* deemed necessary. When so required the types and amount* of insuranc* to be provided la 
set forth in the Bid Document. 

t. Pricing: Prices should be stated in units of QU'tltv specified in the Bid Document. In ease of discrepancy in computing th* amount of th* bid 
the unit prices quoted will govern. 

4. Delivery- Quotations should Include all charges or delivery, packing, crating, containers, etc. Unless otherwise stated by th* bidder prices 
quoted will be considered as being based on d :v* v to th* destination designated in th* Bid Document and to includ* all delivery and packing 

f. Specifications: Unless otherwise stated by the bidder the proposal will b* considered a* being in strict accordance with th* specifications out¬ 
lined in the Bid Document. 

References to a particular trrde name, manufa.t~r-r'a catalog or model number are made for descriptive purpose* to guide the bidder in inter¬ 
preting the requirements of th* City. They should rot he construed as excluding proposals on other types of materia}*, equipment and supplies. 
Howe.-r the bidder. If awarded a contract, -dli b« required to furnish th* particular item referred to In th* specifications or description unlst* 
a departure or substitution is clearly noted and described in th* proposal. 

8 . Samples: Samples, when requested, must be f rnished free of expense to th* City and If not destroyed, will upon request be returned at th* 
bidder's expense. 

9. Cash Discount): Time in connection with cusS discount offered, will be computed from date of delivery and acceptsuic* a' final destination or 

from date properly executed claim voucher <r, ceeived, if the latter date is later than the date of delivery and acceptance. 

10. Taxes: The City is generally exempt from Federal Excise and Indiana State Sale* Tax. Quotations must be separated »• ahow th* amount to 
be addixl for taxes of any kind If applicable. Prices should not include tax. The City wi’l pay auch taxes aa are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and ' hi vi are applicable to thi• purchase, will not be auhj^-t 
to any trade * > cash discounts. 

II. Bid Informalities and Rejection: The City reserves the right A waive informalities not inconsistent with law or to reject any or rll bids. 

18. Award: Unless otherwise specified ir, the Bid Document the City reserves the right to sreept any item in th* bid. Unles* otherwise stated in 

the Bid Document bidders may submit proposals any item or group of items, provided however that th* unit prices are shown as requested. 


II. Payments: Partial payments may be mad* upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the material*, supplies or equipment has been fully delivered and accepted or th* work com¬ 
pleted to the full satisfaction of the City. 

14. Bidder's Sign .tare: Each proposal form must ho igned by the bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or mo.* of the partners In 
the following manner: "John Jones and James Smith, d.b.Smith-Jones Company, by John Jones, & partner”. 

Bid* by corporation* must bo signed with the J ames of the corporation, followed by the sign-tur: and designation of the president, vice-president, 
or person authorized to bind it In the matter. 

15. The successful bidder, or contractor, agrees that he will comply with Indiana Act* 1981. chapter 208, section 10, being Burns Indiana Statute 
40-2316-1554 supplement requiring such bidder, Contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

II. Unless otherwise specifically indicated under th* individual listing in tha legal advertisement or invitation to bid. all bids shall be subject to 

a) A Bid bond, deposit of cash, certified check or Bank Cashier* Check, In th# amount specified, drawn on a solvent bank payable to th* 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be :#quired to furn'sh a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof. In the amount specified In the notice of bids wanted or th# Invitation to bid, as a guarantee for th* 
faithf.i. performance thereof. 

IT. Submission and Receipt of Bids: 

a) Proposals to receive consideration, must be received prior to the specified time of closing as designated in th* Invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as non# other will be accepted. Proposal forma must be returned 
intact. Removal of any part thereof may Invalidate the bid. 

e) Bidders aro jcqueeted to use the Bid En- elope if furnished by th* City, or other similarly Identified envelop* to aaeur* proper handling. 

Envelopes should be sealed when submitted with information on the face of th* Bid Envelope to identify th* bid. e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separate proposals moat be submitted 01 each reference number. 

a) Proposal# having any erasures or corrections thereon may be rejected unless explained or noted over tha signature of th* bidder. 








SAFETY VILLAGE 

Asphalt Surface - Curbs and Drainage 


Page §3 


s*f- 


Item 

110#/Sys. Bituminous Surface 
330#/Sys. Bituminous Binder 
Asphalt Curb 
Grading 
Inlet Type IF 

12" Class IV Pipe (Includes Backfill) 
Concrete Sidewalk C5") (Includes removal) 


Unit 

Price 


Ouantitv 

Unit 

Pri 

ice 

197 

25.00 

Ton 

$ 

U.925.00 

590 

2U.00 

Ton 

S 

Hi f l60.00 

2000 

2.50 

L.F._ 

$ 

5,000.00 

1 

§ 

8 

1/\ 

L.S. 

$ 

3.500.00 

1 

8 

8’ 

-=t 

Ea. 

$ 

Uoo.oo 

40 

i5.oo 

L.F. 

S 

600.00 

46 

20.00 

S.Y. 

$ 

920.00 


$ 29,505.00 


Total Bid Price: 














» CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 
Number One Main St., Ft. Wayne, Ind. 46802 
INVITATION 

.in* Urt of 


Q.vctaUoa*. .uVJwjt to tiw condition* on til. trvtmt hereof, »/• rwjuented on 
rc—i^rLE*. ^ui ren e e it or .errtcM, for th* d-rr>*xtment m motioned, wi 

» «h«il Incite »i) tW. 


i below.* 


>e d-liverr. rmtirinj 


A.C.Lord - 423-7037 


Number One Main St. 


DEPARTMENT OF PURCHASES 
Ft. Wayne, Ind. 46802 


LSQUIRap FOR DELIVERY TO: 
Department 


or Tiivirtjri n Fort Wayne Pol ice Department 


2nd Floor - City County Building 
Address One Main Street - Fort Wayne, Indiana 


. 1 


of_ 


Page. 

Ref. No. 

Date -May. 12, 1977 


788 


Date wanted . 


Federal Grant National 


Highway 18-76-361G 

Sp«^lUNo. Pr °j^t, 2; 


RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 
XimTof TTitT o Tuesday - June j, 1977 - 3:00 P.M. _ 


TAXES' THE CITY 13 EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY’S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER 13 NO. MW8. PRICES SHOULD NOT INCLUDE THESE TAXES. Sw "Inn.rue lion* to Bidder.” No. 10 on rrrcnw h«r»f for iUUIU. 

TAX EXEMPT (Unless otherwise indicated) 


S£*Urt*l*, Sapollm. S-i aijuuwit or SottIcm 


Asphalt Surface Curbs and Drainage for Safety Village per attached 
Specifications. 


The enclosed Non-Col I usiop Affidavit and Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 




^VjA^V.-lo 


Each Bidder must submit a current 1977 written Affirmative Action 
Program with their bid or haye it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be 
completed in full, if not on file in E.E.0. Office. 

Specify Which: On File: ^ Attached:_ 


bl 


Did Bond required □ 0 - 

T.irmH .% cash discount if paid within— 


10016 


—days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


oivern <£•«. of ckwln*. to fomUh oji? or .Hr of th« lum. or r*nd«r »' 

■;rler Hi opoorMo meh Ran. ~ 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

T?dT>DRTANT A, <S«li»»Tr tn*T b» . (UcMIa* ffcrtor in th. »w»rt of .a orAw, U I. tr.port.At tl 

^ _SET fum’ah th« laiorrn.tloa bon. 

ILHrrti 











































Accepted 


Page # 2 ' 


A&cso—a *5T S^»S» Bow'd a*_ 

faoMia tor City o* fort Wsyn*. WS 

GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIP08R8 



I. BperUl Condition.: Special condition. Included in the Bid Document eh.ll tnfce precedence over any provisions stipulated hereunder. 

*. Applicable Lavs: The Revised statutes of the State of Indiana end ell City ordinance. Ineof.r as they apply to the law of competitive bidding. 

t. Workmen’. Compensation: Insofar a. Workmen’. Compensation Act Is concerned, the bidder or contractor afreet to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing th t be " in compliance with such law, whenever «uch certiflcatee are required in the Bid 
Document. 

(, Infringement, and Indemnification.: The bidder. If awarded an order or contract, agree, to protect, defend, and save the City bennies, ae.inst 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the wo covered by either rrder or oo t et end he further agree, to indemnify and save the City harmless from suit* or action, 
of every nature an . description brought again at it, fu' or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts ot the contractor, his serva.-.ta, or agents. 

To this extent the bidder or contractor agreee to *:rr i.h adequate Public Liability and Property Damage Insurance, the amount of which will b. 
determined by the City whenever such insurance !• deemed necessary. When so required the typee and amount* of insurance to be provided Is 
set forth in the Bid Document. 

(. Pricing: Pricee should be stated in units of qu ■ tit: specified in the Bid Document. In case of discrepancy In computing the amount of the bid 
the unit pricee quoted will govern. 

(. Delivery* Quotations should Include all charges or delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder price* 
quoted will be considered as being based on d v* v to the destination designated in th* Bid Document and to include all delivery and packing 

7. Specifications: Unless otherwise stated by the <'idd*r the proposal will be considered a. being in etrict accordance with th* specifications out¬ 
lined in the Bid Document. 

Reference, to a particular trpda name, manufariur-r’s catalog or model number are road* for descriptive purpose* to guide th« bidder in inter¬ 
preting the requirements of th* City. They should not he construed as excluding proposals on other type* of materials, equipment and supplies. 
However the bidder, if awarded a contract, wili be required to furnish th* particular item referred to in th* specificetions or description an)e*s 
a departure or substitution is clearly noted and described in th* proposal, 
g. Sample*: Sample*, when requested, must be f -mlshed free of expense to the City and if not destroyed, will upon request be returned at th* 
bidder's expense. 

». Cash DibronnU: Time in connection with cosh I'iacount offered, will be computed from dste of delivery and acceptance a* final destination or 
from date properly executed claim voucher is received, if the latter date is later than th* date of delivery and acceptance. 

10, Texes: The City is generally exempt from Federal Excise and Indiana State Sale* Tax. Quotations must be separated •• show the amount to 
be added for taxes of any kind If npplicabls. Prices should no include tax. The City wi'l pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicsted and hl-'n are applicable to this purchase, will not be suhi-’-rt 
to any trade • . cash discount*. 

II. Bid Informalities snd Rejection: The City reserves the right JO waive informalities not inconsistent with law- or to reject any or *<l bid*. 

12. Award: Unless otherwise specified in the Bid Document th* City reserves the right to accept any item in the hid. Unless otherwise stated in 

the Bid Document bidder, may submit proposal on any item o.- group of items, provided however that th* unit prices are ahown as requested. 

IS. Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
Tb* final payment wili be made by the City when th* materials, supplies or equipment has been fully delivered and accepted or th* work com¬ 
pleted to the full satisfaction of the City. 

14. BMdert* Signature: Each proposal form must b-i Igned by th* bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the nsmes of the partners composing the partnership snd must be signed by on* or mo.e of the partner* In 

th* following manner: "John Jones and James ismlt'r, d.b.tt., Smith-Jones Company, by John Jones, a partner". 

Bid* by corporations must he aigned with the i ame. of th* corporation, followed by the ngn„tur and designation of the president, vice-president, 
or person authorized to bind it in the mstter. 

15. The successful bidder, or contractor, agree* that he will comply with Indiana Acta 1941. chapter 20S, section 10. being Bum. Indiana Statute 
40-2316-1064 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

1C. Unless otherwise specifically Indicsted under the individual listing In th* legal advertisement or invitation to bid. all bids shall be subject to 
th? follovrin*. , 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check. ,in tb* amount specified, drawn on a solvent bank pay.bl* to th* 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to fu-n'.sh a bond or Certified Check on a solvent bank, payable to th* City of Fort Wayne or 
to the contracting division thereof, in the amount specified in th* notice of bids wanted or th* invitation to bid, as a guarantee for the 
faithf j: performance thereof. 

17. SnbmUsion and Receipt of Bid*: 

a) Proposals, to receive consideration, must be received prior to th* specified time of closing as designated in the invitation. 

b) Bidders must um ths Bid Document proposal form furnished by the City ns none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

e) Bidder* arc -.queried to use th* Bid En.elope if furnished by th* City, or other similarly identified envelop* to assure proper handling. 

Envelope* should be sealed when submitted with Information on the face of th* Bid Envelop# to identify th* bid. *.g.. Bid Reference number 
and data of closing and City Agency involved, 
d) Separata proposals must be submitted on each reference number. 

a) Proposals baring any erasures or corrections thereon may be rejected unless explained or noted 


th# lignatur* of th# bidder. 







SAFETY VILLAGE 

Asphalt Surface - Curbs and Drainage 


Page #3 



Item 

Quantity 

; Unit 

Pr 

ice 

1. 

110#/Sys. Bituminous Surface 

197 

Ton 

S 

SZAo. x,o 

2. 

330#/Sys. Bituminous Binder 

590 

Ton 

$ 


3. 

Asphalt Curb 

2000 

L.F.' 

$ 

“\oco.oo 

4. 

Grading 

1 

L.S. 

$ 

^iS.oo 

5. 

Inlet Type IF 

1 

Ea. 

$ 

82.2F.oo 

6. 

12" Class IV Pipe (Includes Backfill) 

40 

L.F. 

$ 

£*lA.«o 

7. 

Concrete Sidewalk (5") (Includes removal) 

46 

S.Y. 

$ 

. S'® 


O^c. o^JL^A^ujta I 


Bid Price: 


$ ^V < A*V/=ro 



"onstruction Co., Inc. 

u 
















FOJtM OPifl 5-6" 


CITY OF FOBT WAYNE 

DEPARTMENT 01? PURCHASES 

Number One Main St*, Ft. Wayne, Ind. 

INVITATION 


QuotaUota, *ub>*crt to tb« < 
ro&Urlula. wupviio*, OQuipm^ti 
ft* tb/yern w, Quotations 


>n«iition« on th* r*ver*e hereof, aura r®qvi«*t*4 on tha follo-Vmz Uat of 
; or verrU*m, for tbo c2*x>*rtm«flt as tu«ation«d. with deli very to d*.«Unitiog 
shall lnclud» all char*t>»« for delivery, w!dng. ttcT Aqdrw** your reply as 


. i 


of_ 


Page. 

Ref. No. 

Date May 12. 1977 


788 


A.C.Lord - 423-7037 


DEPARTMENT OF PURCHASES 
Main St., Ft. Wayne, Ind. 46802 


REQUIRED FOR DELIVERY TO: 
Department 


or Diviau vn Fort Wayne Police Department 


Address _ 


2nd Floor - City County Building 
One Main Street - Fort Wayne, Indiana 


Date wanted . 


Federal Grant National 
Highway 18-76-361G 

%prop T ^lfeoiNo. ProJe ^, 2S 


RETURN ORIGINAL TO THE CITY 
Closing _ . . 

Time of Bids..-..- . l u e . sda y.. - J une l .i 


-RETAIN DUPLICATE COPY FOR YOUR FILE 

1977 - 3:00 P.M, 


i'AX EXEMPT (Unless otherwise indicated) 


l£*i.rbl*. SappliM. Si’i'pmnnt »r Srrk.. 


Asphalt Surface Curbs and Drainage for Safety Villa 
Specifications. 


per attached 


$28,177.5< 


The enclosed Non-Collusion Affidavit and Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 


Each Bidder must submit a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be 
completed in full, if noton file in E.E.0. Office. 

Specify Which: On FIle: XXXXXXXX Attached:_ 


Bid Bond required Q 


51 


10 


Terms— 


,% cash discount if paid within. 


—days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


i ftcttmi&ac* with th< *p.o» 7 i ns *t»U * 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

Y?(^PO'R.' ,, ANT (•SSSSP* A* dtll7»?y ma/ 1. k d*c1dlai[ factor !n th« a.»rd o t en orf*r, It la to*pi>r<«nt that bjdwar, 

1. Us3T tht iaforra.ilon r*.juMt*d ftbor*. 

|- ’"“J Clim £Ttr»> 


. 

p»r ....G^.K»..B.tiewa.x , .'fc.nu*.. .— 

6600 kr$mor/]p <$, Ft? Wayne, IN 46809 
















































Accepted 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 



2 

c 

i 

| 

i 


I 

s 

i 

I 

7 

I 

7, 

V, 

1 


J. Special Condition*: Special conditions included in the Bid Document shell take precedence over any provisions stipulated hereunder. 

2. Applicable Lews: The Revised statutes of the State of Indians and all City ordinance* insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 

I. Workmen’s Compensation: Insofar as Workmen's Compensation Act Is concerned, the bidder or contractor arreee to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing th t he in compliance with auch law, whenever euch certificate# ara required in the Bid 
Dnoiment. 

4. Infringement* and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and aav- the City harmless against 
any demand for payment for the use cf any patented i tterisU, process, article, or device that may enter into the manufacture, construction, or 
form a part of the wo : covered by either order or do t ' et and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature an . description brought against it, lor or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his serve.'.ts, or agents. 

To this extent the bidder or contractor agrees to famish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance is deemed necessary. When so required the type* and amounts of insurane* to be provided Is 
set forth in the Bid Document. 

t. Pricing: Price# should be stated in units of qu -tit- specified in tbs Bid Document. In ease of discrepancy in computing the amount of the bid 
the uni: price# quoted will govern. 

(. Delivery: Quotations should include all charges or delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder price# 
quoted will be considered ss being based on driven’ to the destination designated in the Bid Document and to include all delivery and packing 

T. Specifications: Unless otherwise stated by the .idder the proposal will be considered as being in -strict accordance with the specifications out, 
lined in the Bid Document. 

References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirement* of the City. They should-not he construed as excluding proposals on other types of materials, equipment and supplies. 
However th* bidder. If awarded a contract, will be required to furnish th* particular item referred to In th* specifications or description unless 
a departure or substitution is clearly noted and described in the proposal. 

8. Samples: Samples, when requested, roust be f rntshed free of expense to th# City and If not destroyed, will upon request be returned at th# 
bidder's expense. 

9. Cash Discounts: Time in connection with' ::?eh - ivomit offered, will be computed from dste of delivery and acceptance a* final destination or 
from date properly executed claim voucher is -ereived, if the latter date is inter than the date of delivery and acceptance. 

10. Taxes: Th* City is generally exempt from Federal Excise and Indiana State Sale* Tax. Quotations must be separated show the amount to 
be added for tax** of any kind if applicable. Pricej should no' include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and -hi: : are applicable to thi- purchase will not be suVd-*ct 
to any trade or cash discount*. 

If. Bid Informalities and Rejection: The City reserves the right jo waive Informalitie* not inconsistent with law or to reject any or all bid*. 

12. Award: Unles* otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 

the Bid Document bidder* may submit proposals on any item or group of items, provided however that the unit prices are shown a* requested. 

18. Psyments; Partial payment* may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment ha* been fully delivered and accepted or th# work com- 
pieted to th* full satisfaction of the City. 

14. Bidder’s Signature: Each proposal form muit b« -Igned by the bidder with his usual signature. All signatures should be in full. 

Bid* by partnership should include the names cl the partners composing the partnership and must be signed by on# or mo:# of th# partners in 

the following manner: “John Jonee and Jpmes Smith, d.b..u, Smith Jones Company, by John Jones, a partner”. 

Bids by corporations must be signed with the r aroes of th# corporation, followed by th# signjur: and designation of th# president, vice-president, 
or person authorized to bind it in the matter. ‘ 

15. Th# successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 208. section 10. being Burns Indiana Statute 
43-2315-1084 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

If. Unless otherwise specifically indicated under the individual listing In th* legal advertisement »r invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in th* amount specified, drawn on a solvent bank payable to th* 
City of Fort IVayn* or to the contracting division thereof. 

b) The successful bidder will ba required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayn* or 
to the contracting division thereof, in the amount specified in the notice of bids wanted or th# invitation to bid. as a guarantee for the 
faithfj' performance thereof. 

IT. Sabmiasion and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the invitation. 

b) Bidder* must use th* Bid Document proposal form furnished by the City as none other will be accepted. Propoeai forms must be returned 
intact. Removal of any part thereof may invalidate the bid. 

e) Bidders ere . equested to us* the Bid En-elope If furnished by the City, or other similarly identified envelope to assure proper handling. 

Envelopes should be waled when submitted with Information on the face of th# Bid Envelop* to identify th* bid, Bid Reference number 

and date of cloeing and City Agency involved, 
d) Separate propoeai* rouat be submitted o:i each reference number. 

•) Propoeai* having any erasuraa or corrections thereon may be rejected uni*** explained or noted over the signature of th# bidder. 
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SAFETY VILLAGE 

Asphalt Surface - Curbs and Drainage 



Item 

Quantity 

Unit 

Price 

1. 

110#/Sys. Bituminous Surface 

197 

@22.50 

Ton 

$ . 4,432.50_ 

2. 

330#/Sys. Bituminous Binder 

590 

@20.00 

Ton 

S 11,800.00 

3. 

Asphalt Curb 

2000 

@ 2.75 

L.F. 

$ 5 , 500.00 

4. 

Grading 

1 


L.S. 

$ T,570.00 

5. 

Inlet Type IF 

1 


Ea. 

S 1.250.00 

6. 

12" Class IV Pipe (Includes Backfill) 

40 

@18.75 

L.F. 

$ 750.00 

7. 

Concrete Sidewalk (5") (Includes removal) 

46 

@19.00 

S.Y. 

S 875.00 



Total Bid 

Price: 

$ 28.177.50 

















CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 
Number One Main St., Ft. Wayne, Ind. 46802 
INVITATION 


Ch-tAaUotu, to th* ootvdiUon. oo tVi. rarv.rM her«o*, xr« rtquw.t.xi on th. fallowing liat of 

wuopU«, «jolpo»ot or un-rlfw., for th. d«piu.-tu»nt am maatlon^V, with dallv.ry to donation 
»< :Vm txJorw, Q-yotatloru shall laclud. all chartcm for dtiiv.r7, pajhlr.g, etc . Addrewi your rtply rm 


Page_]_ oL 

Ref. No. -2 32 _ _ 

Date May 10. 1977 


A. C.Lord - 423-7037 

Number One Main St. 


DEPARTMENT OF PURCHASES 
Ft. Wayne, Ind. 46802 


REQUIRED FOR DELIVERY TO: 
Department 


Fort Wayne Police Department 


2nd Floor - City County Building 

One Main Street - Fort Wayne, Indiana 46802 


Federal Grant National 
Highway 18-76-361G Task 

Ap^pra^o.. 2 .^ 314 . 


RETURN ORIGINAL TO THE CITY 

Closing 
Time of Bids. 


Tuesday 


RETAIN DUPLICATE COPY FOR YOUR FILE 

June 7, 1977 - 2:50 F.M. 


CAX EXEMPT (Unless otherwise indicated) 


B men* hereof fi 


ldUt*ri*l», Snppli**. iSqvipaM 


Material and Labor for installation of Chain Link Fence and Gates 
for Safety Village per attached specifications. 


The enclosed Non-Collusion Affidavit and Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 


5,918.00 


Each Bidder must submit.a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.O. Office 
for the current calendar year. NOTE: Forms attached must be 
completed in full, if not on file in E.E.O. Office. 

Specify Which: On File:__ Attached:_X_ 


BJd Bond required □ 


100% 


Ew> Inmtroctlon Itm h 

Terms—JHZ-% cash discount if paid within_day3 from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


h> foralmfc *Jtr or tUroi th* it 


Delivery of any or all of the items or completion of services indicated shall be made withinALdays from receipt of order’ll 

IMPORTANT JGjf” A, d«lly*rr r fc. a <J»eMlag iwtarj a th, award of u or&tt, Jt It tojwrt.nk that btoia»» 

|- ' ~J Elsn 

Sears; Ro ebuck & Co. 


Pr . Contra ct Sale 

.3702 So. Clinton St 7 MkrtS S'er 


L 


J 


Ft. Wayne, In. 


6/7/?7 

















































Accepted __—Date_19_as follows 


Accounts tor Ci«y o» Fort Wayive. 19*5 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Conditions: Special conditions included in tho Bid Document eh ail take precedence over any provisions stipulated hereunder. 


I. Applicable Lawsl The Revised statute* of the State of Tndiana, and all City ordinance* Insofar as they apply to the lawe of competitive bidding,. 

S. Workmen’s Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agrees to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing th t he v in compliance with such law, whenever eueh certificates are required in the Bid 
Document. 

<. Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and sav- the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the wo 1 covered by either rrder or eo t':et and be further agrees to indemnify and save the City harmless from suits or actions 
of every nature an' description brought against it. tor or on account of any injuries or damage# received or sustained by a party or parties, by or 
from any of the acts of the contractor, his eervsnts. or agents. i 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance Is deemed necessary. When so required the types and amounts of insurance to be providsd Is 
set forth in the Bid Document. 

(. Pricing: Prices should be stated In unite of qui-tltr specified in the Bid Document. In esse of discrepancy in computing the amount of the hid 
the unit prices Quoted wilt govern. 

(. Delivery Quotations should Include all charges for delivery, packing, crating, containers, etc.' Unless otherwise stated by the bidder prices 
quoted will be considered as being based on d ve 7 to the destination designated in the Bid Document and to include all delivery and packing 



T. Specifications; Unless otherwise slated by the iidder the proposal will be considered as being in strict accordance with the specification* out¬ 
lined in the Bid Document. 

References to a particular trade name, manufauurrr’e catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirements of the City. They she,id not be construed as excluding proposals on other types of materials, equipment and supplies. 
Howe'er the bidder, if awarded a contract, will ha required to furnish the particular item referred to In the epecificstione or description unless 
a departure or substitution is clearly noted and described ;-i the proposal. 

». Samples: Samples, when requested must be f.mlshed free of expense to the City and If not destroyed, will upon request be returned at the 
bidder's expense, ' 

t. Cask Discount*: Time In connection with cash discount offered, will be computed fro-n date of delivery and aeceptanca a* final destination or 

from date properly executed claim voucher 'c received, if the latter date is later than the date of delivery and acceptance. 

10. Taxes: The City is generally exempt from Federal Excise and Indiana State Salee Tax. Quotations must be separated - show the amount to 

be added for taxes of nny kind if applicable. Pri es should no’ include tax. Th# City will pay such taxes as are applicable to this purchase. 

Exemption forme will be furnished wherever necessary. Taxes whsrever Indicated and ‘ hi',: are applicable to this purchase, will not be subl-ct 
to any trad* cash discounts. 

11. Bid Informalities and Rejection: The City reserves the right .0 waive informalities not inconsistent with law or to reject any or all bide. 


a 


i 

1 

i 

I 


1 

« 


12. Award: Unless otherwise epecified 'n the Bid Document the City reserves the right to accept any Item In the bid. Unless otherwise stated in 
the Bid Document bdders may submit proposal; on any item or group of items, provided however that the unit prices are shown as requested. 

13. Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City, 

14. Bidder's Signature: Each proposal form muit be Igned by the bidder with his usual signature. All signatures should be In full. 

Bids by partnership should include the names ol the partners composing the partnership and must be signed by one or more.of the partners in 
the following manner: "John Jones and James Smlti:, d.b.n., Smith-Jone* Company, by John Jones, a partner". 

Bid* by corporations must bo signed with the ramee of the corporation, followed by th# signature and designation of the president, vice-president, 
or person authorised to bind it in the matter. I 

It. The successful bidder, or contractor, agrees that he will comply with Indiana Act# 1961, chapter 208, section 10. being Burns Indians Statute 
40-2816-1064 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

14. Unless otherwise specifically indicated under the Individual listing in the legal advertisement or Invitation to bid, all bide shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, In the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will bo required to furnish a bond or Certified Check on a eolvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount specified In the notice of bide wanted or the Invitation to bid, as a guarantee for th# 
faithful performance thereof. 

IT. Submission and Receipt of Bids: 

a) Proposals to receive consideration, must be received prior to the specified time of closing as designated in the Invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
intart, Removal of any part thereof may Invalidate the bid. 

e) Bidders are equested to use the Bid Envelope if furnished hy the City, or other similarly identified envelope to assure proper handling. 

Envelopes should he sealed when submitted with information on the face of the Bid Envelope to identify the bid. e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separate proposals must be submitted on each reference number. 

•) Proposals having any erasure* or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 
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SAFETY VILLAGE 
Chain Link Fence and Gates 


730 Ft. of 8 Ft. - 9 Gauge Chain Link Fence and Posts 

$ 3,366.00 - 

4 Ft. Pedestrian Entrance Gate 

$ 60.00 

12 Ft. Service Entrance Gate 

$ 147.00 

Installation of Fence including all accessory Items necessary 
for installation. 

$ 1,345.00 

Total Price: 

5,918.00 







FORM DP2ft» S-S8 


CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 

Number One Main St., Ft. Wayne, Ind. 

INVITATION 


n th* rwvers* Lcreol. or# on th. 

>, for th. <Upa.-tm.st a* taaatloa.d. with d,ltv 
« all r,h*ryr« far <Uliv»ry. pachlr.z. 


fiilowinz U*t of 
o dortln»tlon 

r reply * 


•Hall *11 rcplU. and 


A.C.Lord - 423-7037 


Att. of 

Room 470 f Number One Main St., 


department OF PURCHASES 
Ft. Wayne, Ind. 46802 


REQUIRED FOR DELIVERY TO: 

Department 

or Tiiv.> w Fort Wayne Police Department 


2nd Floor - City County Building 

One Main Street - Fort Wayne, Indiana 46802 


Pag e ,1. — of. 

Ref. No. -JM _ 

Date May 10. 1977 

Date wanted_ 


Federal Grant National 
Highway 18-76-361G Task 
.•PjTcOient 2 St.314 


AppropriafioA^Jo. 


Address _ 

RETURN ORIGINAL TO THE CITY 
Closing 


Tuesday 


RETAIN DUPLICATE COPY FOR YOUR FILE 

June 7, 1977 - 2:30 P.M. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX THE CHOCS INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMB£2113 NO. *4*0*. PRICES SHOULD NOT INCLUDE THESE TAXES. *Tu»trucUua« to Bidden No. 10 on rererve hereof for deUlle. 

TAX EXEMPT (Unless otherwise indicated) 


MntariaL, SappU*., Equipment •: 


H Materia I and Labor for installation of Chain Link Fence and Gates 
for Safety Village per attached specifications. 


770. 0L 


The enclosed Non-Collusion Affidavit and Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 


Each Bidder must submit.a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be 
completed in full, if not on file in E.E.0. Office. 

Specify Which: On Fi le: X - Attached:___ 




_ Performance Bond □ 


Terms— 


Bid Bond required □ 

inttroctlOT) 1U« No. 1* wn *wr*r;j* mu* u«r«vi> 

_% cash discount if paid withi n day* from delivery and acceptance of goods or completion of services. 

PROPOSAL or bid 

la compliant. with th* IwrftaUco for h\i» And wkkt to all condition, th.reof, tire uad.rtlrwa oS.ra and •««*», UJM, bid '*}£»“• 

tha* from d»U e4 elder. tofarninh *07 or aHvf th. turn, or r»Bd^ »ueh wuritot upon which sriow u. quotod, In accordcnc. wits th. »p«)ScaUon, apptylnx and at to* 

DeUveryof*any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

■nrpn'OTAVT KS^ Aj, d,llT»r 7 raxr k. a dteldln* ftetor la th. award of an ord«. It 1. Important that bldoara 

UXVaA.N X j:<7 furaUh th, InjormaUin rn»M*rf *hcrr*. 

r— ““—J Slirn H*r*l 

,.R, A P. fence, INC. 


J _ 





















































Rejected _Date_19-as follows: 


t» nr City e* Fort Wayne. 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Condition*: Special condition* Included in the ] 


d Document shall take precedent# over any provisit 
« Insofar a* they apply t< 


• stipulated hereunder, 
he law* of competitive bidding, 


Document. 

, Infringement* and Indemnification*: The bidder, if awarded an order or contract, agree* to protect, defend, and aav.- the City harmless against 
any demand for payment for the use ol any jiatented rr-eterial. process, article, or device that may enter into the manufacture, construction, or 
form a part of the wo: i covered by either erder or cp t ct and be further agrees to indemnify and aav* the City harmies* from suiU or actions 
of every nature and description brought against it, for or on account of any Injuries or damage* received or sustained by a party or parties, by or 
from any of the nets of the contractor, his serva.'t*, or agents. i I 

To this extent the bidder or contractor agTees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance ie deemed necessary. When so required the type* and amount* of insurance to be provided 1* 
eet forth In the Bid Document. 

. Pricing: Price* should be stated in unit* of quantity specified in the Bid Document In ca»e of discrepancy In computing the amount of the bid 
the unit price* quoted will govern. 


Specifications: Unless otherwise slated by the bidder the proposal will be considered as being in strict accordance with the specifications out. 
lined in the Bid Document. 

References to a particular Unde name, manufa: i, *r*s catalog or model number are mad* for descriptive purposes to guide the bidder in Inter- 
prrting the requirements of the City. They shodd not he construed as excluding proposal* on other types of materials, equipment and supplies. 
However (he bidder. If awarded a contract. ,v’li be required to furnish the particular Item referred to In the epecifiratkms or description unless 
a departure or substitution is clearly noted and described Ju th* proposal. i ■ 

Samples: Samples, when requested must be furnished free of expense to the City and If not destroyed, will upon request be returned at th* 
bidder’s expense. ! ! , i 


Taxes: The City ie generally exempt from Federal Excise and Indiana State Sales Tax. Quotations I 
be added for taxes of any kind if applicable. Prices should no’, include tax. The City wilt pay such t 
Exemption forms will be furnished wherever necessary. Taxes wherever Indicated and which are appl 
to any trade r cash discounts. 


s separated ' • show the amount to 
s are applicable to this purchps*. 
o thi» purchase, will not be subject 


realities and Rejection: The City reserves the right je> waive informalitiee not inconsistent with law or to reject a 


Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satiafaction of the City. 

Bidder's Signature: Each proposal form mu it be Mgned by the bidder with his usual signature. All signatures should be In full. 

Bib# by partnership should Include the names of the partners composing the partnership and must be signed by one or more.of the psrtnere in 
the following manner: “John Jones and James Smith, d.b.a., Smith-Jpnes Company, by John Jones, a partnsr'’. 

Bids by corporations must ho signed with the rant* of the corporation, followed by the aign.turv and designation of th* president, vice-president, 
or person authorized to bind it in the matter. I 

, The successful bidder, or contractor, agrees that he will comply with Indiana Act* 1961. chapter 208, section 10. being Bums Indiana Statute 
40-2318-1964 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, tenne. condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

Unless otherwise specifically Indicated under th* Individual listing In th* legal advertisement or invitation to bid. all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bsnk Cashiers Check, in th* amount specified, drawn on a solvent bank payable to th# 
City of Fort Wayne or to th* contracting division thereof. 

b) The successful bidder wilt be required to fu-n sh a bond or Certified Check on a solvent bank, payable to th* City of Fort Wsyn* or 
to th* contracting division thereof. In th* amount specified In th* notice of bids wanted or th# invitation to bid, as a guarantee for th* 
faithfa performance thereof. 

, Sobmissioa and Receipt of Bids: 

a) Proposal# to receive consideration, must be received prior to th# specified time of closing as designated In th# invitation. 

b) Bidder* must use th# Bid Document proposal form furnished by the City as none other will be accepted. Proposal form* must be returnsd 
intact. Removal of any part thereof may Invalidate the bid. 

e) Bidders are requested to use the Bid Envelope If furnished by th* City, or other similarly identified envelop* to assure proper handling. 

Envelopes should ha Bested when submitted with information on the face of th# Bid Envelop* to identify th* bid. e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separate proposal# must be submitted on each reference number. 

*) Proposals haring any erasures or corrections thsreon may be rejected unis** explained or noted over th# signature of the bidder. 
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SAFETY VILLAGE 
Chain Link Fence and Gates 


1. 730 Ft. of 8 Ft. - 9 Gauge Chain Link Fence and Posts $ lj.,056,95 

2. 4 Ft, Pedestrian Entrance Gate $ 65*00 

3. 12 Ft. Service Entrance Gate $ 130,00 

4. Installation of Fence including all accessory Items necessary 

for installation. $ l,5l8.Q5 

Total Price: $ 5»770*00 










form dp;b )-«• 


CITY 0? FORT WAYNE 

DEPARTMENT OF PURCHASES 
Number One Main St., Ft. Wayne, Ind. 46802 
IN VITATION 

Qcoiattmu. wB^aet to tba eoadlUcoa on tb» r*vorw bareo!, in j»qj«.Nid on tha following lint of 
r->*rUI». «u oj&m. or hHw, for ti. 'ittxu-to.ct u moatlonad. T-I’h dallvr .-7 to dtatlnatloa 

,1 cStnrn Quotation. ~Sxll Inclml. nil chairs.. for drllyrry. pwrVlr.ir, Acklrow your r*iily n 

A. C. Lord - 423-7037 DEPARTMENT OF PURCHASES 

Number One Main St., Ft. Wayne, Ind. 46802 


REQUIRED FOR DELIVERY TO: 

Department 

or Ttivigi mi Fort Wayne Police Department 


Page_L_ 

Ref. No. .I 8 ? . 


Date May 10. 1977 _ 

Date wanted 6/7/77 


2nd Floor - City County Building 

One Main Street - Fort Wayne, Indiana 46802 


Federal Grant National 
Highway 18-76-361G Task 

^ un( * .Pr.oient 2 St.314 
AppropriationJNo_ 


RETURN ORIGINAL TO THE CITY 
Closing 
Time of Bide. 


RETAIN DUPLICATE COPY FOR YOUR I 
Tuesday - June 7, 1977 - 2:30 P.M. 


TAXKSt THE CITY JS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY’S E 
CERTIFICATE NUMBER IS NO. *4808. PRICES SHOULD NOT INCLUDE THESE TAXES. Soa ‘Tnitructlun* to Bi<‘ ‘ 

TAX EXEMPT (Unless otherwise indicated) 


U*t*rlal», SnpnLl*., 2q»lpmtai* or Sorrirao 


Material and Labor for installation of Chain Link Fence and Gates 
for Safety Village per attached specifications. 

The enclosed Non-Collusion Affidavit and Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 


$5098.77 


Each Bidder must submit.a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be 
completed In full, if not on file in E.E.0. Office. 

Specify Which: On File:_ X Attached:__ 


354 Bond required □ 


5$ 


100*. 


% cash discount ii paid within- 


—days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 

~,n«. - • --3Q 

Delivery of any or all of the items or completion of services indicated shall be made within—days from receipt of orders 

TWPrtlW \ Ttf'T A* dallrary tixr b* * daeMInf factor la tha award of oa odor, tt> la Important tJ 

XJJ1X j- furs tab tha mforaatloa nquMNd chora.-- 1 / - - I (v ^ > 

Sign Uarot 


r 


L 


furniah tha ; 

n 


..MRQW..FMGE...G0,. a ,..INC,. 

. • . Nvo* of Ccraoany 

Par TMW... 


J 


318 EDGEWOOD AVENUE 
'"F0RT"‘WAYITE7"'IN"."''‘4'88O'5‘.'</6/7'7. 












































Accepted 


rage #z •* 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Conditions: Special conditions Included in ths Bid Document shall take precedence over any provisions stipulated hereunder. 

X. Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances Insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 


X. Workmen’s Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agrees to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing th .t he ■' In compliance with such law, whenever such certificates are required in the Bid 

4. Infringements and Indemnifications: The bidder. If awarded an order or contract, agrees to protect, defend, and sav- the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the wo - covered by either rrder or do t.et and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature an i description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. i 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will he 
determined by the City whenever such insurance 1 - deemed necessary. When so required the typee and amounts of lnsurancs to he provided is 
set forth in the Bid Document. 

5. Pricing: Price* should be stated in unite of qu..; tlt7 specified In the Bid Document. In case of discrepancy in competing the amount of the bid 
the unit prices quoted will govern. 

(. Delivery: Quotations should Include all charge: Cor delivery, packing, crating, containers, etc.- Unless otherwise stated by the bidder prices 
quoted will be considered as being based on d ilvs to the destination designated in the Bid Document and to include all delivery and pecking 
charges. 

7. Specifications: Unless otherwise stated by ths .'udder the proposal will be considered as being in strict accordance with ths specifications out¬ 
lined in the Bid Document. 

Reference# to a particular trade name, roanufa cur’r’s catalog or model number are made for descriptive purposes to guide the bidder in Inter¬ 
preting the requirements of the City. They should not be construed as excluding; proposals oo other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be required to furnish the particular Item referred to in the specifications or description unless 
a departure or substitution is clearly noted and described .in the proposal. , i : 

8. Sample#: Samples, when requested, must be 1 mlahed free of expense to the City and If not destroyed, will upon request be returned at the 

bidder's expense. 1 , I i i 1 i ! 

9. Cash Discount*: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher in received, if the latter date is later than the date of delivery and acceptance. • 

10. Texes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated show the amount to 
be added for taxes of any kind If applicable. Prices should no' include tax. The City will pay such taxes as are applicable to this purchrst. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be sublact 
to any trade nr cash discounts. 

11. Bid Informalities and Rejectioni The City reserves the right jo wslve informalities not inconsistent with law or to reject any or all bids. 


12. Award: Unless otherwise specified In the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated In 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown ns requested. 



IS. Payments: Partial payments may be made upon presentation of properly executed claim oucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City. 

14. Bidder’s Signature: Each proposal form must be ,-igned by the bidder with h!s usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more,of the partners In 
the following manner: “John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner”. 

Bids by corporations must bo signed with the raroes of the corporation, followed by the sign-tur- and designation of the president, vice-president, 
or person authorized to bind it In the matter. : . 

15. The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1361, chapter 208, section 10. being Burns Indiana Statute 
40-2316-1064 supplement requiring such bidder, contractor, or his subcontractor not to discrim r nate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

14 . Unless otherwise specifically indicated under the Individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 
the following. - , , 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in ths amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof. In the amount specified In the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithfai performance thereof. 

17. Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated In the Invitation. 

b) Bidders must use thb Bid Document proposal form fu'niahed by the City as none other will be accepted. Proposal forms must be returned 
intact. Removal of any part thereof may Invalidate the bid. 

e) Bidders ar- requested to use the Bid Envelope if furnished by the City, or other similarly identified envelope to aseure proper handling. 

Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the b\d, e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separate proposals must be submitted on each reference number. 

•) Proposals having any erasures or corrections thereon msy be rejected unless sxplsined or noted over ths signaturs of the bidder: 
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SAFETY VILLAGE 
Chain Link Fence and Gates 


1. 730 Ft. of 8 Ft. - 9 Gauge Chain Link Fence and Posts 

$ 3939.77 

2. 4 Ft. Pedestrian Entrance Gate 

$ 135.00 

3. 12 Ft. Service Entrance Gate 

$ 245.00 

4. Installation of Fence Including all accessory items necessary 

for installation. 

$ 779.00 

Total Price: 

$ 5098.77 


Total Price: 









W.M DP2B 5-6B 


CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 

Number One Main St., Ft. Wayne, Ind. 46802 


INVITATION 


QocUUmu. aub'wt to Uk« eoodlUoot on Oka 
maUrrtaja. *»oiuia^ •Qulpeswit or sau-rio.., for 
tSown QocuUona OiiJl lae’mi. <11 


» r«ouwtkid oo 
i*aOon«J. k'I'lk 
p«Vir.st. etc . 


A.C.Lord - 423-7037 


DEPARTMENT OF PURCHASES 
Room 470 # Number One Main St., Ft. Wayne, Ind. 46802 


REQUIRED FOR DELIVERY TO:' 


De partment 

or TTlviRin n Fort Wayne Police Department 


2nd Floor - City County Building 
Address_ One Main Street - Fort Wayne, Indi an a 46802 


Page_1_ 


Ref. No. 787 


Date May 10, 1977 


Date wanted . 


Federal Grant National 
Highway 18-76-361G Task 

Appipri&SA^iii^H 


RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 
Timeof Rid * Tuesday - June 7, 1977 - 2:30 F.M. _ 


FAX EXEMPT (Unless otherwise indicated) 


KaUrinl*. Sappliaa, 


Material and Labor for installation of Chain Link Fence and Gates 
for Safety Village per attached specifications. 




^9 3S& 


The enclosed Non-Collusion Affidavit aqd Proposal and Bid Surety 
Form must be properly executed and returned as part of your Bid. 


Each Bidder must submit a current 1977 written Affirmative Action 
Program with their bid or have it on file with our E.E.0. Office 
for the current calendar year. NOTE: Forms attached must be 
completed in full, if not on file in E.E.0. Office. 

Specify Which: On File:_) C 


Attached: 


Did Bond required □ 


% 


£** lnatrvction It..... 

Terms ca3h discount if paid within a?*? —days from delivery and acceptance of goods or completion of services. 


PROPOSAL OR BID 


c'jncu^crov in 

r r»Cil*r rucb mitUm u 

Uric* ovzrcmHm t*cn I urn. A 

Delivery of any or all of the items or completion of services indicated 3hall be made with interlays from receipt of order's 

IMPORTANT ** dalirarj ta*» b* a dKldlaf f-wtor la tha atrarf of an onW. It U Important that M&nra 

furalu td« Information rJxrra. 

J ““1 Siam Ktrai 


j 


a -A. yk ft" ^ 

w .443H~ 















































Rejected 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


1. Special Condition*: Special conditions Included in the Bid Document ahall take precedence over any provision* stipulated hereunder. 

2. Applicable U»ri: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the lawe of competitive bidding, 

S. Workmen’s Compensation: Insofar as Workmen's Compensation Act Is concerned, the bidder or contractor agree* to furnish an official, certifi¬ 
cate from tb* Industrial Board of Indiana, showing th t he v in compliance with such law, whenever such certificates are required in the Bid 
Document. 

4. Infringements and Indrmnllirations: The bidder. If awarded an order or contract, agrees to protect, defend, and saw the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into th* manufacture, construction, or 
form a part of the wo v cohered by either erder or.cort 'ct and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature an « description brought against It, for or on account of any Injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. ! ' ! 

To this extent the bidder or contractor agrees to famish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such insurance i? deemed necessary. When so required the types and amounts of Insurance to be provided Is 
set forth ia the Bid Document. 


Pricing: Prices should be stated In units of qu'cititr specified In the Bid Document. In case of discrepancy In computing the amount of the bid 
the unit prices quoted will govern. 

Delivery* Quotations should Include all charge* for delivery, packing, crating, containers, etc.' Unless otherwise stated by the bidder prices 
quoted will be considered as being baaed on d eve r to the destination designated in the Bid Document and to include all delivery and packing 


Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications out¬ 
lined in the Bid Document. 

References to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in Inter¬ 
preting the requirements of the City. They should not be construed as excluding: proposals on other types of materials, equipment and supplies. 
Howler the bidder, if awarded a contract, Trili b* required to furnish the particular Item referred to In the specifications or description unless 
a departure or substitution is clearly noted and described in the proposal. 

Samples- Samples, when requested, most be f.rnUhed free of expense to the City and if not destroyed, will upon request be returned at the 

Cash Discount*; Time in connection with cash discount offered, will be computed fron date of delivery and acceptance a* final destination or 
from date properly executed claim voucher In received, if the latter date Is later than the date of delivery and acceptance. 

Taxes: The City is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated - show the amount to 
be added for taxes of any kind if applicable. Prices should no’ include tax. The City will pay such taxes as are applicable to this pureh>*». 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated, and 'Hhirh are applicable to th»« purchase, will not be »uVr-**:t 
to any trade ••r cash discounts. 

Bid Informalities and Rejection: The City reserves the right u> waive informalities not inconsistent with law or to reject any or all bids. 


I I 

O Q 


i i 

I I 

1 * 

£ £ 

-s -s 


s 

I 

t 

£ 

I 

1 


1 
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12. Award: Unleu otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidder* may submit propoaaU on any item o.- croup of items, provided however that the unit prices are shown as requested. 

13. Payments: Partial payment* may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment wili be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City. 

14. Bidder’s Simatnre: Each proposal form mu -t be signed by the bidder with his usual signature. All signatures should be In full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by on* or mo.'# of the partners in 
the following manner: “John Jones and James Pmitl:, d.b.... Smith-Jones Company, by John Jones, a partner". 

Bids by corporations must be signed with the ramee of the corporation, followed by the eign;tur- and designation of th. president, vice-president, 
or person authorized to bind it in the matter. j 

15. The successful bidder, or contractor, agrees that he wilt comply with Indiana Acta 1941, chapter 208. aection 10. being Bums Indians Statute 
40-2316-1954 supplement requirrng such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privilege# of employment because of race, color religion, national origin or ancestry. 

If. Unices otherwise specifically Indicated under the individual listing In th* legal advertisement or invitation to bid. all bids shall be subject to 
tb* following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, In th* amount specified, drawn on a solvent bank payable to th* 

City of Fort "Wayne or to the contracting division thereof. , ' 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to th* City of Fort Wayne or 
to the contracting division thereof. In the amount specified in the notice of bids wanted or th* Invitation to bid, a* a guarantee for th* 
faithfui performance thereof. 

17. Submission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in the Invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City aa none other will be accepted. Proposal forms must be returned 
Intact. Removal of any part thereof may Invalidate th* bid. 

e) Bidders are -equested to use the Bid Eo-'elop* if furnished by the City, or other similarly identified envelope to secure proper handling. 

Envelopes should be sealed when submitted with information on the face of the Bid Envelope to identify the bid. e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separata proposals must be submitted on each reference number. 

*) Proposals haring any erasures or corrections thereon may be rejected unless explained or noted over th* signature of the bidder. 










Fe«o - <S‘n)*a» I***- ■ 
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SAFETY VlLLAGE 
Chain Link Fence and Gates 


730 Ft. of 8 Ft. - 9 Gauge Chain Link Fence and Posts 
4 Ft. Pedestrian Entrance Gate 
12 Ft. Service Entrance Gate 

Installation of Fence including all accessory items necessary 
for installation. 


$ 4m- 

$ I 4 X 

$ 3o*~ 

$_ MS oJL 

$ ^3<T^ 


Total Price: 









DIGEST SHEET 




Admn. Appr. 


'77^'/S 


TITLE OF ORDINANCE SPECIAL ORDINANCE approving contracts for SAFETY VILLA GE 

DEPARTMENT REQUESTING ORDINANCE Police Department _ 

SYNOPSIS OF ORDINANCE Request approval of purchase orders for the _ 

following projects:__ 


Arrow Fence/$5,098.77 


Wayne Asphalt § Construction Co., Inc./$28,177.50 


Schmidt Electric/$11,204.20 


Per the attached information - lowest bid submitted. 


EFFECT OF PASSAGE Approve issuance of purchase orders for this project. 


EFFECT OF NON-PASSAGE Delay project. 


S ___ 

MONEY INVOLVED (Direct Costs, Expenditures, Savings) 
$44,480.47 TOTAL OF PROJECT _ 


ASSIGNED TO COMMITTEE (J.N.) 


DATE SUBMITTED: 






$ 












































